

















Dear Siri- 


Enclosed please Ping copy oe our proposal of Jan. Tony: Leug 


together with our amended propecal of ub lath, 1889, ecepted 


Fob. 16th, ‘1389, for building the propesoa ‘tyra: atory vault in the 


area of the building under your charee. we alse hand you herewith 


blue prints made fron the avawings for the Rbove won ee! Wo Ik » 


We wish, to call your bd dba Gaia to ‘the elause in our proposal of 


Dani) 7th, 1sse marked An poneil on enelosed ‘wopy of our proposal, i 
in. onde that-yoo-mey indicate. any chonges. thet nay be ie ba 
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Champion Safe Warehouse 
John Farrel., Geo. L. Remington., Wm. J. Smith. 


Office of Farrel & Co 
No. 627 Chestnut St. 


Prize Medals Awarded at World’s Fair, London; Exposition Universelle, Paris; World’s Fair, 
New York, Two Medals and Diplomas Awarded at Centennial, 1876 


Philadelphia, 
March 9, 1889 


Hon. Daniel M. Fox 
Supt. U.S. Mint, Phila. 


Dear Sir:- 


Enclosed please find copy of our proposal of Jan. 7th, 1889 together with our mended proposal 
of Feb. 14th, 1889, accepted Feb. 16th, 1889, for building the proposed two story vault in the 
area of the building under your charge. We also hand you herewith blue prints made from the 
drawings for the above described work. We wish to call your attention to the clause in our 
proposal of Jan. 7th, 1889 marked in pencil on enclosed copy of our proposal, in order that you 
may indicate any changes that may be required, under this clause or otherwise, before we 
commence our work. 


Please indicate to us clearly, just what alterations, if any, you wish made in order that we may 
commence our work without delay. Awaiting your reply, we remain, 


Very respectfully, 
Farrel & Co 


